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BILL NO. S-85-05- . 
Ld) 


"e Ee 
SPECIAL ORDINANCE NO. S- j K- YS 


AN ORDINANCE approving Contract 
85-W-3, GM Elevated Storage Tank - 
Div. 3, by the City of Fort Wayne 
by and through its Board of Public 
Works and Safety and Hydrostorage, 
Suc. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. The annexed Contract 85-W-3, GM Elevated 
Storage Tank - Div. 3, by the City of Fort Wayne by and through 
its Board of Public Works and Safety and Hydrostorage, Inc., is 
hereby ratified, and affirmed and approved in all respects. The 
work under said Contract requires: 

for the furnishing of all materials, 

labor, equipment, tools, power, trans- 

portation, miscellaneous equipment, 

etc., necessary to install a 1.5 million 

gallon elevated storage tank, including 

all yard piping and site work; 
the Contract price is Eight Hundred Sixty-Three Thousand Three 
Hundred Thirty and No/100 Dollars ($863,330.00). 

SECTION 2. Prior Approval was received from Council 
with respect to this Contract on March 26, 1985. Two (2) copies 
of the Contract attached hereto are on file with the City Clerk, 
and are available for public inspection. 

SECTION 3. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGALITY 






City Attorney 


Read the first time in full and on motion by / fraz ; 
seconded by ', and duly adopted, read the se d time 
by title and referred to the Coimitte Joe (^ Z (and the City 
Plan Commission for recommendation). ang Public earing to be held after 
due legal notice, at th J 
Indiana, on 
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DATE: s 

Read the third /ti in full and on motion by ^ 
seconded by LY Cet. , and duly adopted, pi 
passage. PASSED (EOST) by the following vote: 

AYES NAYS ABSTAINED ABSENT TO-WIT: 

TOTAL VOTES T4 Es 
BRADBURY jeu M 
BURNS cc MERE 
EISBART val Eve T 
GiaQUINTA A 2 2 
HENRY md Mar 
REDD ets EO 
SCHMIDT <. LOS: 
STIER MAN. 
TALARICO 






: E MEA 
Maru fs ER 
DATE: ac^ dn a Ld 
SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of Fort 


Wayne, Indiana, as (A GENERAL) 
; PU 
(SPECIAL) ( ZONING MAP) ORDINANCE (RESOLUTION) NO. á F IS 


CURE s me 
onthe o6 f/—7C day of ee, EM ea 
VA 


ATTESTE) (SEAL 20 
d ——ÀÁf^ 


7 EMI Jk ok 
A BIRAI Teg P: odi is VUA 0 Le (tun 


SANDRA E. KENNEDY, CITY CLERK PRESIDING OFFICER 














ort Wayne, Indiana, 


498 ucc 


Presented by me to the Mayor of tha City ot 


on the DG eh day of oe 
at the hour of » 7 S tO o'clock 


-M.,E.S.T. 





AES 
S T ENNEDY, CITY CLERK 
Approved and signed by me this AGE day of ree : 
PA d 
19 ES , at the hour of FTR o'clock 30" M. BLS UTC 
s 


WIN MOSES, JR., MAYOR 


J-A DAT 
CONTRACT NO. 85-W-3 " 


THIS AGREEMENT, made and entered into, in triplicate, this F4 day of 
a fe A > , 1985, by and betweén the CITY OF FORT WAYNE, .INDIANA, by 
its Board of Public Works and Safety, (hereinafter called OWNERS, and HYDROSTORAGE, 
INC., Wesford, Pennsylvania, (hereinafter called CONTRACTOR). 


OWNER and CONTRACTOR, in consideration of the mutual covenants hereinafter 
set forth, agree as follows: 


ARTICLE 1. WORK 


CONTRACTOR shall complete all work as specified or indicated in the Contract 
Documents. The work is generally described as follows: WATERWORKS IMPROVEMENTS. 


The Project, for which the work under the Contract Documents may be the whole or 
only a part, is generally described as follows: 


DIVISION 3 - 1.5 MG ELEVATED STORAGE TANK 
CONTRACT NO. 85-W-3 


ARTICLE 2. ENGINEER 


The project has been designed by Beam, Longest & Neff, Inc., 8136 Castleton 
Road, Indianapolis, Indiana 46250, who is hereinafter called ENGINEER, and 
who will assume all duties and responsibilities and will have the rights and 
authority assigned to ENGINEER in the Contract Documents in connection with 
completion of the work in accordance with the Contract Documents. 


ARTICLE 3.  CONTRACT TIME 


3.1 The work will be completed within Two Hundred Twenty-Four (224) Days 
after the date, when the Contract Time commences to run as provided in the 
Schedule Section, and ready for final payment in accordance with the same. 


3.2  Liquidated Damages 


OWNER and CONTRACTOR recognize that time is of the essence in this Agreement 
and that OWNER will suffer financial loss, if the work is not substantially 
complete within the time specified in Paragraph 3.1 above, plus any extensions 
thereof, allowed in accordance with the Specifications. They, also, recognize 
the delays, expense and difficulties involved in proving in a legal or 
arbitration proceeding, the actual loss suffered by OWNER, if the Work is not 
substantially complete on time. Accordingly, instead of requiring any such 
proof, OWNER and CONTRACTOR agree that as liquidated damages for delay (but 
not as a penalty) CONTRACTOR shall pay OWNER, One Hundred and Fifty Dollars 
($150.00) for each day that expires after the time specified in Paragraph 3.1 
for substantial completion until the work is substantially complete. 


ARTICLE 4. CONTRACT PRICE 
4.1 OWNER shall pay CONTRACTOR for performance of the work in accordance with 


the Contract Documents in current funds as follows: Eight Hundred Seventy-Three 
Thousand, Three Hundred and Thirty Dollars ($863,330.00). 
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ARTICLE 5. PAYMENT PROCEDURES 


CONTRACTOR shall submit Applications for Payment in accordance with Article 2 
of the General Provisions. Applications for Payment will be ird m by 
ENGINEER as provided in the Specifications. 


5.1 Progress Payments. 


OWNER shall make progress payments on account of the Contract Price, on the 
basis of CONTRACTOR'S Applications for Payment as recommended by ENGINEER, on 
or about the 30th day of each month during construction as provided below. 
All progress payments will be on the basis of the work, measured by the 
Schedule of values provided for on the Schedule of Unit Prices. 


5.1.1 Prior to Substantial Completion, progress payments will be in an 
amount equal to: 


90% of the work completed, and, 

90% of materials and equipment not incorporated in the work, but 
delivered and suitably stored, less in each case, the aggregate 
of payments previously made. 


5.1.2 Upon Substantial Completion, OWNER shall pay an amount sufficient 
to increase total payments to CONTRACTOR to 98$ of the Contract 
Price, less such amounts as ENGINEER shall determine reasonable. 


5.2 Final Payment 


Upon final completion and acceptance of the work in accordance with the 
Specifications, OWNER shall pay the remainder of the Contract Price, as 
recommended by ENGINEER. 


ARTICLE 6. INTEREST 


All moneys not paid when due hereunder shall bear interest at the maximum rate 
allowed by law at the place of the Project. 


ARTICLE 7.  CONTRACTOR'S REPRESENTATIONS 


In order to induce OWNER to enter into this Agreement, CONTRACTOR makes the 
following representations: 


7.1 CONTRACTOR has familiarized himself with the nature and extent of the 
Contract Documents, work, locality, and with all local conditions and federal, 
state and local laws, ordinances, rules and regulations that in any manner may 
affect cost, progress or performance of the work. 


7.2 CONTRACTOR has studied carefully all reports of investigations and tests 
of subsurface and latent physical conditions at the site or otherwise affecting 
cost, progress or performance of the work, which were relied upon by ENGINEER 
in the preparation of the Drawings and Specifications and, which have been 
identified in the Supplementary Conditions. 


7.3 CONTRACTOR has made or caused to be made examinations, investigations and 
tests and studies of such reports and related data in addition to those referred 
to in Paragraph 7.2 as he deems necessary for the performance of the work at the 
contract price, within the contract time, and in accordance with the other terms 
and conditions of the Contract Documents; and no additional examinations, in- 
vestigations, tests, reports or similar data are or will be required by CONTRACTOR 
for such purposes. 
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7.4 CONTRACTOR has correlated the results of all such observations, examina- 
tions, investigations, tests, reports and data with the terms and conditions 
of the Contract Documents. SN 


7.5 CONTRACTOR has given ENGINEER written notice of all conflicts, errors or 
discrepancies, that he has discovered in the Contract Documents and the written 
resolution thereof by ENGINEER is acceptable to CONTRACTOR. 


ARTICLE 8. CONTRACT DOCUMENTS 


The Contract Documents, which comprise the entire agreement between OWNER and 
CONTRACTOR are attached to this Agreement, by reference, made a part hereof 
and consist of the following: 


This Agreement (pages 1 to 4, inclusive). 

Project Manual 

Performance Bonds and Certificates of Insurance 

Notice of Award 

General Construction Specifications (pages GCS-1 to GCS-97) 
Special Construction Specifications (pages SCS-1 to SCS-23) 
Specifications bearing the title, "Elevated Water Storage Tank, 
Division 3, Contract No. 85-W-3." 


oO O0 O0 OO OO OO CO 
NOM PWN FH 


8.8 Drawings, consisting of a cover sheet and sheets numbered 2 thru 5. 
8.9 CONTRACTOR'S Bid, Dated March 13, 1985. 

8.10 Addenda Number 1, inclusive. 

8.11 Any Modification, including change orders, duly delivered after 


execution of Agreement. 


There are no Contract Documents other than those listed above in this Article 8. 
The Contract Documents may only be altered, amended or repealed by a Modifica- 
tion (as defined in Paragraph 8 of the General Provisions). 


‘ARTICLE 9. MISCELLANEOUS 


9.1 No assignment by a partyhereto of any rights under or interests in the 
Contract Documents will be binding on another party hereto without the written 
consent of the party sought to be bound; and specifically but without limitation, 
moneys that may become due and moneys that are due may not be assigned without 
such consent (except to the extent that the effect of this restriction may be 
limited by law), and unless specifically stated to the contrary in any written 
consent to an assignment; no assignment will release or discharge the assignor 
from any duty or responsibility under the Contract Documents. 


9.2 OWNER and CONTRACTOR each binds himself, his partners, successors, assigns 
and legal representatives to the other party hereto, his partners, successors, 
assigns and legal representatives in respect to all covenants, agreements and 
obligations contained in the Contract Documents. 


IN WITNESS WHEREOF, the parties hereto have signed this Agreement in 
triplicate. One counterpart each has been delivered to OWNER, CONTRACTOR, and 
ENGINEER. All portions of the Contract Documents have been signed or identi- 
fied by OWNER and CONTRACTOR or by ENGINEER on their behalf. 
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[4 
THIS AGREEMENT will be effective on piati a L » 1985. 


OWNER j ‘ OWNER ' ‘ 
CITY OF FORT WAYNE, INDIANA CITY OF FORT WAYNE, INDIANA 
A BOARD OF PUBLIC WORKS AND SAFETY 





By: By: 
DAVID J. KIESTER 


DIRECTOR OF PUBLIC WORKS 





WIN MOSES, JR., MAYOR 






ATTEST: TRATION & FINANCE . 


u 
HELEN V. GOCHENOUR, "CLERK By: 


NCE D. CONSALVOS 
DIRECTOR OF PUBLIC SAFETY 


CONTRACTOR 
HYDROSTORAGE, INC. 


By: 
R.C. Reimers 
TITLE: Attorney-In-Fact hes 


(CORPORATE SEAL) 


By: 
TITLE: 
ADDRESS FOR GIVING NOTICES: 


207 Pine Creek Road 


Wexford, PA 15090 





APPROVED AS FORM AND LEGALITY: 


J4 


oe dl | 
OCIATE CITY ATTORNEY 
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HY DROSTORAGE 


Se te jn Fs gs 
ap ror 
Eu as 

Pens jee 


get A 


Certified Copy of 


POWER OF ATTORNEY 






KNOW ALL MEN BY THESE PRESENTS, THAT HYDROSTORAGE, INC., Confederate 
Drive, Franklin, Tennessee 37064, a Tennessee Corporation, has constituted and appointed, and does 
hereby constitute and appoint R.C. Reimers its true and lawful Attorney- 
In-Fact to execute proposals for the sale of materials or the construction of work, to make contracts for 
same, and execute Surety Bonds to be used in connection therewith. 





This appointment is made in accordance with Article TX of the By-Laws of the Corporation as amended 
_ by the Board of Directors of the Corporation: 


Article IX: 


“The Board may appoint such other officers and agents as it shall deem necessary, who 
shall hold their offices for such terms and shall exercise such powers and perform such 
duties as shall be determined from time to time by the Board." 


IN WITNESS WHEREOF, HYDROSTORAGE, INC. has caused these presents to be signed by 
its President and its corporate seal to be hereunto affixed and duly attested by its Director this 1st day of 
November, 1982. 








. 1976 . 


ATTEST — n Xe oa HYDROSTORAGE, INC. 
out. ren (Seal) 
S STO Cn, Vice President . 
< ee tto, € T A T5 
fxs ie a President 
Stee CORT ON Ae Ni 
2 į SEAL i 


He, A CN 


. . 
**eecce*?* e 


v, ^ "e 
Mae N N E Ss B 


STATE OF TENNESSEE x: 
COUNTY OF WILLIAMSON ) _ 

On this 1st day of November, 1982 before me personally appeared S.S. Biber, President of 
HYDROSTORAGE, INC., who being duly sworn, said that he is President of HYDROSTORAGE, 
INC. the Corporation described in and which executed the foregoing instrument; that he knows the 
corporate seal; that it was so affixed by order of the Board of Directors of said Corporation, and that he 


signed his name thereto as President of said Corporation by like authority. 
wit, * 
H 


" 
yank Ho OW Het, i 
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STATE OF TENNESSEE). 
COUNTY OF WILLIAMSON)SS: 


I, James R. Foster. Vice President of HYDROSTORAGE, INC., do hereby certify that the above and 
foregoing is a true and correct copy of a Power of Attorney executed by Hydrostorage, INC., which is still 
in full force and effect. 


IN WITNESS WHEREOF, I have signed this certificate this 
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ACKNOWLEDGMENT 


STATE OF PENNSYLVANIA ) 
SS: 
COUNTY OF Allegheny ) 


BEFORE ME, a Notary Public, in and for said County and State, this 16th 

day of April , 1985, personally appeared the within 

named R.C. Reimers and 

who being by me first duly sworn upon their oaths, say that they are the 
Attorney-In-Fact and , respectively, 
of HYDROSTORAGE, INC., and as such, duly authorized to execute the foregoing 
instrument and acknowledged the same as the voluntary act and deed of HYDROSTORAGE, 


INC., for the uses and purposes therein set forth. 


IN WITNESS WHEREOF, hereunto subscribed my name, affixed my official seal. 


h 


NOTARY PUBLIC 
A Resident of Allegheny County, 
Pennsyvania 


Roberta Garry Trunzo 
Type of Print Name of Notary 


MY COMMISSION EXPIRES: 


ROBERTA GARRY TRUNZO, NOTARY PUBLIC 
PINE TOWNSHIP, ALLEGHENY COUNTY 
MY COMMISSION EXPIRES OCT. 12, 1987 
Member, Pennsyivania Association cf Notaries 


S-OLe6 


ACKNOWLEDGMENT 
a a a crt 


STATE OF INDIANA ) 
) Ss: 
COUNTY OF ALLEN  ) 


Before me, a Notary Public, in and for said County and State, this 24th 
day of April z- 1985; personally appeared the within named 
WIN MOSES, JR., Mayor of the City of Fort Wayne; DAVID J. KIESTER, COSETTE 
R. SIMON, and LAWRENCE D. CONSALVOS, members of the Board of Public Works 
and Safety, City of Fort Wayne, Indiana; and HELEN V. GOCHENOUR, Clerk of 
the Board of Public Works and Safety, City of Fort Wayne, Indiana, to me 
personally known, who being by me duly Sworn, said that they are respective- 
ly Ehe Mayor of the City of Fort Wayne, the Members and Clerk of the Board 
of Public Works and Safety of the City of Fort Wayne, Indiana, and that 

they signed said instrument on behalf of the Fort Wayne Water Utility of 

the City of Fort Wayne, Indiana, with full authority so to do and acknow- 
ledged said instrument to be the voluntary act and deed of said Department 
of said City for the uses anā purposes therein set forth. 


IN WITNESS WHEREOF, hereunto subscribed my name, affixed my official seal. 





Sherri L. Hoeppner 
NOTARY PUBLIC 
A Resident of Allen County, Indiana 


My Commission Expires: 


March 7, 1988 
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y BOND NO. K02981828 
PAYMENT BOND 


KNOW ALL MEN BY THESE PRESENTS:. That 


Hydrostorage, Inc. 
(Name of Contractor) 





207 Pine Creek Road, Wexford, Pennsylvania 15090 
(Address of Contractor) 





a Corporation , hereinafter called Principal, 
(Corporation, Partnership or Individual) - 


and Insurance Company of North America 
(Name of Surety) 





and duly authorized to transact business in the State of Indiana, hereinafter 
called Surety, are held and firmly bound unto the City of Fort Wayne, an 
Indiana Municipal Corporation in the penal sum of Eight hundred sixty-three 


thousand, three hundred and thirty Dollars (S 863,330.00 y 


(value of work) for the payment whereof well and truely to be made, the Princi- 
pal and the Surety bind themselves, their heirs, executors, administrators, 
successors and assigns, jointly and severally, firmly by these presents. 


THE CONDITION OF THIS OBLIGATION is such that whereas, c Principal entered 


into a certain contract with the Owner, dated the em aay of ET ) 5 


19 MOCE for the construction of: 


Elevated Water Storage Tank, Division 3/Contract 85-W-3 


Furnish all materials, labor, equipment, tools, power, trans- 
portation, miscellaneous equipment, etc., necessary to install a 
1.5 million gallon elevated water storage tank, including all yard 
piping and site work, as shown on Drawings, Sheets 1 thru 4, pre- 
pared by Beam, Longest & Neff, Consulting Engineers. 


all according to the Fort Water Utility Engineering Department Drawing No. 


, Sheet(s) , and special provisions, 
and according to the Detailed Specifications and Conditions for the Installa- 
tion of Transmission and Distribution Mains, Construction Standards and Water 
Main and Water Service Materials Standards adopted July 7, 1982. 


WHEREAS, said Surety, for value received, hereby stipulates and agrees, that 
no change, extension of time, alteration, or addition to the terms of the 
contract or to the work to be performed thereunder, or the specifications 
accompanying the same, shall in any way affect its obligation on this bond, 
and it does hereby waive notice of any such change, extension of time, altera- 
tion or addition to the tems of the contract, or to the work or to the 
specifications, and 


WHEREAS, no final settlement between tbe Owner and the Contractor shall 
abridge the right of any beneficiary hereunder, whose claim may be unsatisfied. 


mw, AMDREPUKE, 1I the rrincipal Shall. promptly make payment to all persons, 
firms, subcontractors, and corporations, furnishing materials for or perform 
ing labor in the prosecution of the work provided for in such contract, and 
any authorized extension or modification thereof, including all amounts due 
.for materials, lubricants, oil, gasoline, coal and coke, repairs on.machinery, 
equipment and tools, consumed or used in connection with the construction of 
such work, and all insurance premiums on said work, and for all labor perform- 
ed in such work, whether by subcontractor, or otherwise, then this obligation 
Shall be void; otherwise, to remain in full force and effect. 


IN WITNESS WHEREOF, this instrument is executed in three 

(number) 
counterparts, each one of which, shall be deemed an original, this .day 
of pad oa i 








Hydrostorage, Inc. 
D Principal 
ATTEST: 
$ee Attached Power of Attorney 
(Principal) .Secretary 
(SEAL) By AA ANOA (SEAL) 
a R.C. Reimers, Attorney-In-Fact 


2C7 Pine Creek Road 
(Address) 


Wexford, PA 15090 





Witness as to Principal 
Roberta G. Trunzo 
207 Pine Creek Road 


(Address) 
Wexford, PA 15090 INSURANCE COMPANY OF NORTH AMERICA 
Surety 
xi ) 
3i Attorney-in-Fact 
TTEST: Rosemarie Rodden 
SEE ATTACHED POWER OF AT VEY 





(Surety) Secretary 





295050. Sumoteot Building 


(Address) 





Angela L. Yobbi 
2950 U. S. Steel Building Pittsburgh, Pennsylvania 15219 
(Address) 3 


; COJNTERSIGNED BY: 
Pittsburgh, Pennsylvania 15219 ^ 
R eit N; Bowens ur 


NOTE: .Date of Bond must not be prior to date of Contract. Indiana Resident Aoi 
If Contractor is Partnership, all partners should execute Bond. 


ie 
zZ 
2 
o 
« 
[o] 
x 
o 
« 
a 
o 
uw 
g 
z 
o 
e 
w 
= 
z 
T 
a 
cod 
z 
u 
£o 
g 
Q 
2 
p e 
a 


2 ^ Hos tereny nominate, constitute hd 4 Appomt R. GEORGE VOINCHET, ROSEMARIE RODDEN and THOMAS LA PHAR, $ 


ZA 
f 


VI NY, 


ipe AUN göy RLNN Sany Attorney in Bact: day execute dor ‘ant on Krena A the Company ery anti'at bonds. Ati ae - ^ 
the nanje tersi: the Same 10 De attested when necessary by Ine Corporate Secretary ot any Assistant Carporete Secretary, 60d the segi-! jno- 
Py Semdr Vice President, any Yice President orany Assistant Vice President Mey appoihi-3Pd apthorze any ther Officer YNV at AA of 
) sf d Ne Sn SEES writings SEN oí Re S OSS snas tha se Rote vo IN EY, f AN ANSA 


An we wis ANI IN a 4 
Yin WY, 


VE re sgat of à Preston wa 
AA y% % pursuant X lors Rasoiutten a 


ININ; YAN yt VANAN and 
: besten qo. aectnqegf/óet OS NN TIRE ERNS 


N Arosan of tx Resoutian dans t vake: any eashecauanority greriés y Besowstons o! wa Board of Dxeciors edonted n^ ‘ces 1983. Mey 26, 1878 206 March 23. 1977X 7 


N 


3 SW NAA fhe TN V D EAS State M Pennsylvanian in N NR 


E POT NSN ANN IAS pin SOLE ie ft ERU T each p individually x shore be more than one ISLS 
Ste truéend fawful attorney-in-fact; to make, execute, seal and deliver on its behalf, and as its act and deed any and all bonds; Undertakings: 
*écognizances, contracts and other wfitingS in the nature thereot.-And the execution of such writings in pursuance of these presents, ‘shail 
be as Binding upon said Company, as fully. ang amply asi they had been duly executed and VckONIbdgRd by the regularly elected officers 
of the f/f mpany atits prineipatoffice. - ~ 

LAN WITNESS WHEREOF, the said H. K EAA Jr., Vice-President, has here tg subscribed his name sand affixed thetorpovate 


sea! ot ffe said RRS ARE CUNT ANY OF NORTH AMERICA this ` s 
~ August .- P ANNI, “LIES WIN 49 BA 84 


INSURANCE COMPANY OF NORTH AMERICA - 


COMMONWEALTH OF PENNSYLVANIA | Li fp Bo e BNI x INIA 
COUNTY OF PUILADELR HA Oi; NA us A YSN GOES GOES As VENUS ALIS 

24, On this SRE 4. SERRA gh IE Bo BD. 1884. NONNEN 
Public “of the Commonweaih of Pennsylvania. b and “tor the County of PhRadelphia. came " E MeCtonie. jt. Vice-President ot the 
INSURANCE COMPANY OF NORTH AMERICA to me personally. knows to be the. individu and officer who executed the preceding in- 
strument, and fe acknowledged thet. ne PIE whe same, “and that whe Seal affixed te we RANAN is. the corporate Seal of 


that Resolution, patie by ine Board: ol Geen of said foBipimy: referred foun the e preode s instrument, iB Yowi in torce N YE SSS 
: City of Philadelphia the he dey and year 


first abave witten. 


(SEAD, 


N hè WN Sec n AN don GOMERÁT ‘OF NORTH AMÉRIÉA A as lai me s seven POWER 


ROS ; N 
N VA 


OF; ATTORNEY, at which the foregoing satu, true and. £otrectEopy. ý jn fl RAN 


An witness. wheteof, TARR Rew Subscribed VAVA ANANA AVA IRE s LAIROS. y 
A ; " V, ^ G “4 © NY WI y 


AN 


GER 


NSAN ` ANN ` 
ey) 22222 


Md 
K 


227 
(KK 


CK 
> 








po er. : 
r Certifled Copy of 
HY DROSTORAGE 


POWER OF ATTORNEY 









KNOW ALL MEN BY THESE PRESENTS, THAT HYDROSTORAGE, INC., Confederate 
Drive, Franklin, Tennessee 37064, a Tennessee Corporation, has constituted and appointed, and does 
hereby constitute and appoint R.C. Reimers its true and lawful Attorney- 
In-Fact to execute proposals for the sale of materials or the construction of work, to make contracts for 
same, and execute Surety Bonds to be used in connection therewith. 








This appointment is made in accordance with Article IX of the By-Laws of the Corporation as amended 
by the Board of Directors of the Corporation: 


Article IX: 


“The Board may appoint such other officers and agents as it shall deem necessary. who 
shall hold their offices for such terms and shall exercise such powers and perform such 
duties as shall be determined from time to time by the Board." 


IN WITNESS WHEREOF, HYDROSTORAGE, INC. has caused these presents to be signed by 
its President and its corporate seal to be hereunto affixed and duly attested by its Director this 1st day of 
November, 1982. 


ATTEST 
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STATE OF TENNESSEE ee 


COUNTY OF WILLIAMSON ) 


On this 1st day of November, 1982 before me personally appeared S.S. Biber, President of 
HYDROSTORAGE, INC., who being duly sworn, said that he is President of HYDROSTORAGE, 
INC. the Corporation described in and which executed the foregoing instrument; that he knows the 
corporate seal; that it was so affixed by order of the Board of Directors of said Corporacion, and that he 


signed his name thereto as President of said Corporation by like authority. 
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STATE OF TENNESSEE X. 
COUNTY OF WILLIAMSON)55: 


I, James R. Foster, Vice President of HYDROSTORAGE, INC., do hereby certify that the above and 
foregoing is a true and correct copy of a Power of Attorney executed by Hydrostorage, INC., whichis still 
in full force and effect. 


IN WITNESS WHEREOF, I have signed this certificate this 
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BOND NO. K02981828 


CITY OF FORT WAYNE, INDIANA 
IMPROVEMENT TO FORT WAYNE WATER UTILITY 
.. PERFORHANCE AND GUARANTY BOND 
rehus LI AM I 


KNOW ALL MEN BY THESE PRESENTS, that we Hydrostorage, Inc. 
(Contractor or Developer) as Principal, and the Insurance Company of "dd * 


(Insurance Company), a corporation organized under the laws of the State of 
Pennsylvania , April 14, 1794(State and Date), and duly authorized to transact 
business in the State of Indiana, as Surety, are held firmly bound unto the Cit 
of Fort Wayne, Indiana, an Indiana Municipal Corporation in the muere gl 
(value of work) for the payment whereof well and truly to be made, the Principal 
and the Surety bind themselves, their heirs, executors, administrators, succes- 
sors and assigns, jointly and severally, firmly by those present. The condition 


of the foregoing obligation is such that " 


WHEREAS, the Principal has entered into contract with the City or hes applied 
for authority to construct or cause to be constructed, a veter main to become 
part of the City's water distribution System, which seid water main is to be 
built and constructed according to plans and specifications “prepared by or 


: Contract No. 85-w-3 
approved by City and known as the Division 3 - 1.5 MG Elevated Tank ; and 
== 1.» MG Elevated Tank .— 


(Name of Project) 


WHEREAS, the grant of authority by City to so construct such water. main 

mae dee: 

la That said water main shall be completed according to said plans end speci- 
fications, and warrant and guarantee all work, material, conditions of the 
weter main for a period of one (1) year from the date of final acceptance 
in writing by the Ouder; ; | 

2. There shall be filed with the City, within thirty (30) days after comple- 
tion, a Completion Affidavit; 

3; Said Principal is required to agree to make such adjustments, modifice- 
tions, and repairs as required by the City within thirty (30) days after 
notice; and, l 

s To agree to maintain said water main for a period of one (1) year following 


written acceptance by the City of said water main; and 


WHEREAS, said Surety, for value received, hereby stipulates and agrees that no 
change, extension of time, alteratíon, Or addition to the terms o£ the contract 
or to the work to be performed thereunder, or the specifications accompanying 
the same, shall in any way affect its obligation on this bond, and it does 
hereby waive notice of any such change, extension of time, alteration or addi- 
tion to the terms of the contract, or to the work or to the Specifications, and 
NOW THEREFORE, if the principal shall faithfully perform all of the terms and 
conditions required of it by the contract and cause said water main to become a 
part of the City water. distribution System, and shall for one (1) year after 
acceptance of said water main by City maintain said water main and shall 
indemnify the City for all loss that City may sustain by reason of the 
Principal's failure to comply with any of the terms of the authorization, then 


this obligation shall be void, otherwise it shall remain in full force and 


effect. 
See Attached Power of Attorney Hy M eS erecey.. Imc. 
(Contractor or Developer) 
ABDEST: WITNESS: "eS 
BY: 
(Name) R.C. Reimers 
Roberta G. Trunzo Attorney-In-Fact 
Mad EU MT MT. 
(Title) (Title) 


INSURANCE COMPANY OF NORTH AMERICA 
See OU NIRI AMERICA 


(Insurance Company) Surety 





Authorized Agent 
Rosemarie Rodden, Attorney-in-Fact 


*If signed by an agent, COUNTERSIGNED BY: 
power of attorney must be attached | 
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Robert N. Bowen, Jr. 
Indiana Resident Agent 
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its true ánd awiu attorney- -jri-tact; Xo make, execute; ‘seal and alive on its behalf, and. 8$ its act and deed any and ell bonds; undertakings, 

recognizances, contracts: and other writings in the nature thereof. And the execution of such writings in pursuance of these presents, shall 
peas binding upon said Company; as fully ang amply, asit áhey had been. duly executed and Bekriowiedgadg py the. egulary elected officers 





ofthe Company at its pnncipal office.” 
` 2, AN WITNESS WHEREOF the said n. E Ac ran. Jr. ,"Vice- President; has heréynts subscribed ms dame and affixed We torporate 


Seal-of ihe sai INSURANCE COMPANY OF NORTH AMERICA this é VID SLES 
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strument, and he: acknowledged that ne | recu: Has same, “and what ihe sea ecedin 
said Company; that the said corporate seal and his: ‘signature were duly affixed by ihe A 


“first PAN written. 
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HYDROSTORAGE 


KNOW ALL MEN BY THESE PRESENTS, THAT HYDROSTORAGE, INC., Confederate 
Drive, Franklin, Tennessee 37064, a Tennessee Corporation, has constituted and appointed, and does 
hereby constitute and appoint R.C. Reimers its true and lawful Attorney- 
In-Fact to execute proposals for the sale of materials or the construction of work, to make contracts for 
same, and execute Surety Bonds to be used in connection therewith. 


Certified Copy of 


POWER OF ATTORNEY 








This appointment is made in accordance with Article IX ofthe By-Laws ofthe Corporation as amended 
by the Board of Directors of the Corporation: 


Article IX: 


“The Board may appoint such other officers and agents as it shall deem necessary, who 
shall hold their offices for such terms and shall exercise such powers and perform such 
duties as shall be determined from time to time by the Board." 


IN WITNESS WHEREOF, HYDROSTORAGE, INC. has caused these presents to be signed by 
its President and its corporate seal to be hereunto affixed and duly attested by its Director this 1st day of 
November, 1982. 


ATTEST HYDROSTORAGE, INC. 
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COUNTY OF WILLIAMSON ) 


On this 1st day of November, 1982 before me personally appeared S.S. Biber, President of 
HYDROSTORAGE, INC., who being duly sworn, said that he is President of HYDROSTORAGE, 
INC. the Corporation described in and which executed the foregoing instrument; that he knows the 
corporate seal; that it was so affixed by order of the Board of Directors of said Corporacion, and that he 
signed his name thereto as President of said Corporation by like authority. 
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STATE OF TENNESSEE). 
COUNTY OF WILLIAMSON)SS: 


I, James R. Foster, Vice President of HYDROSTORAGE, INC., do hereby certify that the above and 


foregoing is a true and correct copy of a Power of Attorney executed by Hydrostora ge, INC., whichis still 
in full force and effect. 


IN WITNESS WHEREOF, I have signed this certificate this 
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COMMONWEALTH OF PENNSYLVANIA REA 
. - i " JSS: ^ ae e 
COUNTY OF ALLEGHENY ù 


BEFORE ME, a Notary Public, in and for said State, personally appeared 


R.C. Reimers Attorney-In-Fact 
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(name) (title) 
and , Ee PA. ROSSI All APSE MEIN) EES ee Tc UN 
1 
(name) (title) 
m Hydrostorage, Inc. | and 
Succ np LU MR IN ue ee E E oss E ME 
(company) 


Rosemarie Rodden -: 
Attorney in Fact, for said Insurance EAD of North America 
as surety, with both of whom I am personally acquainted, and acknowledged that 
they subscribed their signatures to the hore and foregoing bond, in their 


respective officiel capacities of aforesaid. 


SUBSCRIBED TO, before me, a Notary Public, this 19th day of April 


———— 9 


19 85 : 





Notary Public 


Resident of Allegheny County, PA 


My Commission Expires: : 
: ROBERTA GARRY TRUNZO, NOTARY PUBLIC 
PINE TOWNSHIP, ALLEGHENY COUNTY — 
MY COMMISSION EXPIRES CCT. 12, 1987 
Member, Pennsyivania Association of Notaries , 


"CUI Admn. Appr. 


Contract 85-W-3, GM Elevated Storage Tank - Div. 3, Hydrostorage, Inc 


— ee 


Board of Public Works & Safety 





TITLE OF ORDINANCE 





DEPARTMENT REQUESTING ORDINANCE 
SYNOPSIS OF ORDINANCE _ Contract No. 85-H-3 is for the furnishing of all materials, labor, 


equipment, tools, power, transportation, misc. equipment, etc., necessary to install 
a 1.5 million gallon elevated storage tank, including all yard piping and site work. 


Hydrostorage, Inc., is the Contractor. 


PRIOR APPROVAL RECEIVED 3/26/85 
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EFFECT OF PASSAGE Elevated storage tank tovserve GM. 

SE AMR ui c ts S Ne V Reread Vs WO eee Nes E A MN He, “KC 
EFFECT OF NON-PASSAGE 

IU MM, X. Ome WRN a OARS ere LAMPS CURE. anode Ae. ALLE DM PRA ma UE eee ORE | 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) 963,330.00 
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BELL NO. o 


REPORT OF THE COMMITTEE ON CITY UTILITIES 





WE, YOUR COMMITTEE ON CITY UTILITIES. = - TO. WHOM WAS 


REFERRED AN (ORDINANCE) ` (RESOMEREGN) approving Contract 85-W-3, 


GM Elevated Storage Tank- Div. 3, by the City of Fort Wayne by a 
through its Board of Public Works and Safety and Hydrostorage, Inc. 





. 
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HAVE HAD SAID (ORDINANCE) (RESORUKGN) UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 
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NO 
THOMAS C. HENRY 
CHAIRMAN . 
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DONALD J. SCHMIDT. 


JAMES S. STIER. 








eee at ies CHARLES B. REDD = 


CONCURRED IN Que uu CE SANDRA E. KENNEDY 
sae ee = CITY CLERK 





